
| - I Ctily the Southern boundary of the field was soen« ~ TE& 

noriheastern corner of the fiold was baing graded« Thcre was no fenca arouncw 
the field, bat two old G^tos wore seoru A tenporary building in whiclv an oxia.ce 
•was housed was next to or.e of the. Gates. The buildings in the aroa oi tne ixem 
wäre destroyed* Their ruins were beiag strippcd and the briclcs vmre used ior 
grading® Soveral houses, foraer of f icers 1 billets* in the sonthoastern sect-ion 
of the" field, wäre occupied by civllisns* 

Ho indications of sorveying or the construction of a ranway wero seen on die old 
landing field around Wich a concreto taxiway extended* Three temporaiy buildings. 
used as re creation roonis by the constraction laborors» wer© localed along the^ ^ 
taxiway® Two additional tenporary buiX.jings* lccated in the southeasx.em seccxori 
of the old landing field, served as a forgo shop and for stcrago porposes oy the 
construction firme 


Ho Soviets, VP- 
Sophienstrasse , 


VP-nen or other guards were seen at the field» Batiunion Firm, . ^ 
ise, Jena had the contract for the construction viot&p uons */r nc tion 
Ä •sm/OwiArt r»«« iVH <*«^1 fthovAl fLnsf. f elbart^er J * two steam äriven 


material available includeß ono Diesel shovel (Losffelbagger), tro steam äriven 
,--rab cranss (Greifbagger), five Diesel loconotives, and 70 narrow-gauga fiold 
r&itegy dumpears« «ork was bsing dons in three shifts, from-6 a«m« to 2 p.ia»> 
fron 2 to 10 p.B., and frcm 10 p.m« to 6 a.m. Electric lights illminated the 
construction sit.es at. night» According to repeated Observation there were 
about 60 to 65 laborors in oach shift. -iost of tho werk was foeing den® in wie 
area nerthwost and northeast of the ferner landing/ield» -Che ground vras oeang. 
rraded there. I f 
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im 2 June, most of the Xaborers wore e::cavating at the field« A to workers 
stripoed the debris of the ferner Hangars on the Southern edge of the field* 
1t was obsemred that six temporary wooden bnildings and two brick bnilding- r > 
on the • Southern edge of the field were bing used« Abcut >00 moters north- 
east of builöings , thero were two new tanporary bulldings by & 1h ick 

cableo 

# I Comenl* Reconditioning werk at the field was started jbn the fall 

of 1950 witlfa proportional!;/ small numbor of laborers* ^or slcetch of 
aLrfield boundaries, see Annex« According to this sketeli, the laiding 
field is being enlarged to the ©ast and irost» So far, no indicationa 
of the interded construction of a fcard surface rmway have besn observed* 


1 Annex? 
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